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BILL NO. $-85-08- Y )) 
SPECIAL ORDINANCE NO. S- So 3-A 


AN ORDINANCE approving a Contract 
for Res. #6031-85 - Fairfield NSA 
Phase I, with Hipskind Concrete, 
in connection with the Board of 
Public Works and Safety. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 





THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That the annexed Contract, made a part hereof, 
by the City of Fort Wayne by and through its Board of Public 
Works and Safety and Hipskind Concrete, for Res. #6021-85 - 
Fairfield NSA Phase I, is hereby ratified and affirmed and approved 
in all respects. The work under said Contract requires: 
curbs and sidewalks on Harrison 


Street from Wildwood Avenue to 
Pontiac Street; 





the Contract price is Sixty Thousand One Hundred Ninety-Eight 
and 75/100 Dollars ($60,198.75). 

SECTION 2. Prior Approal was received from Common 
Council with respect to this Contract on August 13, 1985. Two 
(2) copies of the Contract attached hereto are on file with the 
City Clerk, and are available for public inspection. 

SECTION 3. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. 






Councilmember 


APPROVED AS TO FORM 
AND LEGALITY 


er, City Attorney 


Read the 3 st time in full and on motion by i 
seconded by PEZ a , and E adopted, Bay the second time 
by title and referréd to the Committee Lee bh Ce (and\the City 
Plan Commission for recommendation) and Public Hearing to be he jd gter 


a. Coca 
due legal notice, at the Council Ch 
Indiana, on 







"ort Wayne 

the day of 

19 PE no o'clock Fu ora Oyen 
Pen LA d are 


pam: VE M TE 


—_ a a 
SANDRA E. KENNEDY, CITY CLERK 


j ò 
Read the thir i in ful? ands on motion by 
seconded by , and duly adopted, placed on its 
passage. PASSED (EGST) by the following vote: 


r 


» 
K 
cd 
U 


NAYS ABSTAINED ABSENT TO-WIT: 





TOTAL VOTES 
BRADBURY 
BURNS 
EISBART 
GiaQUINTA 
HENRY 

REDD 
SCHMEDT 


STIER 


KNININ Iele felel eh 


TALARICO 





DATE: oA REE 


SANDRA E. KENNEDY, CITY CL 
Passed and adopted by the Common Council of the City of Fort 
Wayne, Indiana, as (ANNEXATION) (APPROPRIATION) ——(GENERA 


NUPTAM T EU 


19 AS. 


(SPECIAL) CZONING-MAP) ORDINANCE ( 
LE 







on the day of 


, 


ATTEST: 


É 


SANDRA E. KENNEDY, CITY CLERK 





Presented by me to the Manos or the City of ort Wayne, Indiana, 


on the PE d day of gp ton Keg) Piet AS, f ST 
at the hour of TL BO o'clock PP. MoE So 
SANDRA E. KENNEDY, CITY CIERK 


Approved and signed by me this ee day of | degle oet ER zit 
EE LN 
19 $ J Tat the vhour of "Aus o'clock "ad MOLE: ST. 





WIN MOSES, JR., MAYOR 


INVIATU FUR DIZS/AWANU UP LUNIKACT® 
(Federally-Assisted Construction) 


"PROJECT;  FAIRFIELD NSA, PHASE I 


GT 


RESOLUTION 4 6031-85 


iud is dias CONTENTS 


-QI Qus Qu) Wu 


ap wu WD" n VW uw N 


Check if contained 


| 
| 
| 
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TORNEO E o E E E ACCESS CAMERE 


Discount for Prompt Payment 10 Calendar 
(See General Provisions Clause) ee 





BID SUBMITTED 


- 


By 

Its PENIQ ENT 

Offer Date $ - 23$ S 
Compliance: f 


Bidder agrees to keep bid open for 
acceptance for days (90 days 
unless otherwise specified.) 


0.C. 12/84 


Q h 
Instruction to 
Schedule 
Schedule of Items 
General Provisions 
Federal Labor Standards Provisions 

pecial Conditions 
Plans and Specifications 
Drawings 


Bidd 


Notice Oo Ridde 


ATTACHMENTS 


rtifica 
i'on-Co 


ion of l'o6n-Sear Q d Fecili 


a 
ola | 


ies 
idder'c Ron 
P LR eje 
worn x D jen () tion a i 
Plan and Equipment Questionnaire 
Contractor Financial Staremen 
fertifica in Lieu of Fina 
Prevailino Wace Scale - State of Indiana 
Federal ‘tage Scale 
Pavment Bond 
Warranty Bond 
Barricade Information 


Gees 


me 


329 Calendar Days Oth 





Days 20 Calendar Days 
S RS“) aoe 


ACCEPTAICE OF BID/AWARD OF COWTRACT 


City of 





ort Payee ne 
Board o lusufe wer DM 
N App cn 1 
Lo DES 
A 


Minority Business Enterprise (MBE) is a business of 
which at least 51% is owned and controlled by minority group 


members. ("Minority" means Black, Hispanic, American Indian, 
Asian, Pacific Islander, and Alaskan Native). The minority 
owners must exercise actual day-to-day management, as well as 
actively participate in management and policy decisions affecting 
the business. The contribution of capital, equipment or exper- 
tise made by the minority owners must be real, substantiated and 
documented. : 


Women Business Enterprise (WBE) is a business of which 


at least 51$ is owned and controlled by women. The women owners 
must exercise actual day-to-day management, as well as actively 
participate in management and policy decisions affecting the 
business. The contribution of capital, equipment or expertise 
made by the women owners must be real, substantiated and docu- 
mented. ; 


The contract for which this proposal/bid is prepared 
is governed by the MBE/WBE Ordinance. This form must be con- 
pleted in order to be responsive to this IFB/RFP. If the 
participation goal of 7% for MBE and 2% for WBE are not met or 
exceeded in your bid or proposal, the reasons for this failure 
and reasonableness and good faith of efforts to meet this goal 
shall be evaluated in determining whether the bidder/offeror is 
responsible. 


A list of possible MBE/WBE contractors/suppliers are on 
file in the Compliance Office, Room 800, City-County Building, 
for Contractor review. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO THE MBE/WBE 
GOALS OF THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 


A. The undersigned firm certifies that it is an 
MBE/WBE Contractor (cross out inapplicable pro- 
vision). 


For MBE specify percentage of minority ownership 
i. 





For WBE specify percentage of women ownership 
ibo, 





B. The undersigned certifies that they are a joint 
venture in which the following (MBE/WBE) firm 
(cross out inapplicable provision) 

is a joint venture partner. 


O.C. 12/84 Lie 55 
B.O. W. Fed 


The MBE/WBE firm (cross out inapplicable pro- 


vision) shall have $ participation (em- 
ployees) $ participation (costs) in this 
project. id 


Specify the percentage of ninority/women ownership 
in the MBE/WBE firm $ (cross out inappli- 
cable provision). 


C. The undersigned commits X / $ of the total bid price 
as a subcontract to minority business enterprise parti- 
cipation. The MBE firms which are proposed as subcon- 
tractors are the following: 


Name of Firm Address Type of Work 

l. Veeu-cé mays Aspect LAWOStnre d us aed 
2. ORANIA *SOoh^tCT ASS. 

3s 


D: The undersigned commits WX % of the total bid price 
as a subcontract to women business enterprise particip- 
ation. The WBE firms which are proposed as subcont- 
ractors are the following: 





Name of Firm Address Type of Work 
11 Lyw JS Rywssedg TRY c 
s: 
rof (Complete (1) and (2) below if participation goals 


of 7% MBE and 2% WBE have not been met) 


1.My Company cannot meet the participation goals 
' for the following reasons: 


25 We have taken the following steps in an 
attempt to comply with these participation goals: 


(attach additional sheets as necessary) 


Contractor N “ps ki wd Concerta Contractor 


ay Goa tu ea 


Its dosis a 0v Its 


OC 12/84 I- 6 
B.O. W. Fed 


14. Minority/Female Hourly Employment Requirements. 
The City's policy is to encourage a greater utilization of 
minority and/or female employees in City construction projects. 
The Board of Works has, therefore, adopted a minimum goal of 17% 
of the total work hours on each project. to be expended by 
minority and/or female employees. ("Minority" shall include: 


Blacks, Hispanic, Asian, Pacific Islander, American Indian or 
Alaskan Native.) 


The bidder shall state. in "A" below the percentage of total 
work hours which the bidder and his subcontractors will enploy 
and utilize women and minority employees on this project. If 
a contract is awarded as a result of this bid, the percentage 
figure set forth in "A" shall become contractually binding on 
the bidder. The successful bidder will also be required to 
prepare reports for the City demonstrating compliance with 
this percentage and will allow city officials access to his 
records, facilities and work site and to those of his subcon- 
tractors to determine compliance. 


The bidder must fill in the required blanks in this clause in 
order to be responsive to this IFB. If the bidder does not 
meet or exceed the hourly utilization goal of 17$ minority/ 
female participation, the reasons for this failure and reasona- 
bleness and good faith of efforts to meet this goal shall be 
evaluated to determine whether the bidder is responsible. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE 
HOURLY UTILIZATION. 


A. The undersigned firm certifies that it will employ 
and utilize minorities and females and will ensure that its 
subcontractors employ and utilize minorities and females so 
that minorities and females will work at least /7$ of the total 
hours worked on this project. 


Bi Complete (1) and (2) below if the hourly utilization 
figure set forth in "A" is less than 17%. 


ds My Company and its subcontractors cannot meet 
the 17% minimum hourly utilization figure for the 
following reasons: 





nn 
se 


e 
—————————————————————————————————————M——————————— 


0-C. 12/84 Town: 
B205 W. Fed 


2. My Company has taken the following steps in an 


attempt to comply with the 17% hourly utilization 
figure: 








(attach additional sheets if necessary) 


By Y i D. 


Its USE ; Lu d NE. 


"i a Af. Ed JO Ca e$ 
gn 





15. NOTICE OF REQUIREMENT FOR AFFIRMATIVE ACTION TO ENSURE 
EQUAL EMPLOYMENT OPPORTUNITY, EXECUTIVE ORDER 11246. 


(Applicable to All Bids on Federally Assisted Procure- 
ment Contracts and Subcontracts in Excess of $10,000.00 


A. The Offereor's or Bidder's attention is called 
to the "Equal Opportunity Clause and the "Standard Federal Equal 
Employment Specifications" set forth herein. 


B. The goals and timetable for minority and female 
participation, expressed in percentage terms for the Contractor's 
aggregate workforce in each trade on all procurement work in 
the covered area, are as follovws: 


—————————————————————————————————— 


Goals for minority . Goals for female 
Time- participation for each participation in 
‘Tables trade trade 
Insert goals for Insert goals for 
each year each year 
4.4 6.9 


. i 


These goals are applicable to all the Contractor's procurement 
work (whether or not it is Federal or federally assisted) 
performed in the covered area. If the contractor performs 
procurement work in a geographical area located outside of the 
covered area, it shall apply the goals established for such 
geographical area where the work is actually performed. With 
regard to this second area, the contractor also is subject to the 


OG. 12/84 I- 8 
B.O. W. Fed 


. Fidelity and Deposit Company ec 


HOME OFFICE OF MARYLAND BALTIMORE, MD. 21203 


BID BOND 


KNOW ALL MEN BY THESE PRESENTS: 


DONUM QU SAPE. SU secte e EU ESL Ren AL eae tee ute , as Principal, (hereinafter called the "'"Principal"), and 

the FIDELITY AND DEPosir COMPANY OF MARYLAND, of Baltimore, Maryland, a corporation duly organized 

under the laws of the State of Maryland, as Surety, (hereinafter called the “Surety”), are held and firmly bound 
CITY OF FORT WAYNE 


EEE E A LEE MNO La DENN GM or Mee on cc UMOR E eI ELO TE as Obligee, (hereinafter called the ''Obligee"), 


in the sui. of- E EVE. PERCENT QR BL mec ee) | Dollars ($.05..0F BID), 
for the payment of which sum well and truly to be made, the said Principal and the said Surety, bind ourselves, 
our heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 


WHEREAS, the Principal hareubiittetu bid lor 9 ee ta es a ee iU 
rc STAT NS aterm toate, SL ha RESOLLUETON- “NUMBER. 60:3 LBs AE E M xcu NE 


NOW, THEREFORE, if the Obligee shall accept the bid of the Principal and the Principal shall enter into 
a contract with the Obligee in accordance with the terms of such bid and give such bond or bonds as may be 
specified in the bidding or contract documents with good and sufficient surety for the faithful performance of 
such contract and for the prompt payment of labor and material furnished in the prosecution thereof, or in the 
event of the failure of the Principal to enter into such contract and give such bond or bonds, if the Principal 
shall pay to the Obligee the difference not to exceed the penalty hereof between the amount specified in said 
bid and such larger amount for which the Obligee may in good faith contract with another party to perform 
the work covered by said bid, then this obligation shall be null and void, otherwise to remain in full force and effect. 


Signed and sealed this....................... ube Dye oe ee ay Of os AUGUST ESL ACD: 1985- 
CONCRETE CORPORATION 






FIDELITY AND DEPOSIT COMPANY OF MARYLAND ^^ 
Surety M, 





C325d—150M, 
Approved by The American Institute of Architects, 
A.LA. Document No. A-310 February 1970 Edition. 


Power of Attorney 


FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


HOME OFFICE, BALTIMORE, MD. 


KNOW ALL MEN BY THESE PRESENTS: That the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, a corporation of the 
State of Maryland, by C- M. PECOT, JR. , Vice-President, and C. W. ROBBINS ; 


Assistant Secretary, in pursuance of authority granted by Article VI, Section 2, of the By-Laws of said Company, which 


reads as follows: 


“The Chairman of the Board, or the President, or any Executive Vice-President, or any of the Senior Vice-Presidents or Vice-Presidents 
specially authorized so to do by the Board of Directors or by the Executive Committee, shall have power, by and with the concurrence of the Secretary 
or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents and Attorneys-in-Fact as the business of the 
Company may require, or to authorize any person or persons to execute on behalf of the Company any bonds, undertakings, recognizances, 
stipulations, policies, contracts, agreements, deeds, and releases and assignments of judgements, decrees, mortgages and instruments in the nature of 
mortgages, ... and to affix the seal of the Company thereto." 


does hereby nominate constitute and appoint Oscar C. Mitson, Terrence J. Ward, Chris Mitson and 
Marcia S: Dunwiddie; all of Fort Wayne, Indiana, EACH... ee eere ie eleisie o sce 





andTawtulagent and Attorney-in-Fact, to make, execute, seal and deliver, for, and on its behalf as surety, and as 
its act and deed: any and all bonds and undertakings, each in a penalty not to exceed 
the sum of TWO HUNDRED FIFTY THOUSAND DOLLARS ($250,000)...........-.. eee een es 







z execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes, as if they had been duly executed and acknowledged by the 
regularly elected officers of the Company at its office in Baltimore, Md., in their own proper persons. 

This power of attorney revokes that issued on behalf of Oscar C. Mitson, etal, 
dated, June 1, 1982. 


The said Assistant Secretary does hereby certify that the aforegoing is a true copy of Article VI, Section 2, of the By-Laws of said Company, and is 
now in force. 


IN WITNESS WHEREOF, the said Vice-President and Assistant Secretary have hereunto subscribed their names and 
affixed the Corporate Seal of the said FIDELITY AND DEPOSIT COMPANY OF MARYLAND, histo LOM . 1. day 
, A.D. 19.84... 

FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


Assistant Secretary 





STATE OF MARYLAND l ssi 
CITY OF BALTIMORE soe 
On this 26th day of Ju ly .A.D.19 84 , before the subscriber, a Notary Public of the State of Maryland, in 


and for the City of Baltimore, duly commissioned and qualified, came the above-named Vice-President and Assistant Secretary of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND, to me personally known to be the individuals and officers described in and who executed the preceding instrument, 
and they each acknowledged the execution of the same, and being by me duly sworn, severally and each for himself deposeth and saith, that they are 
the said officers of the Company aforesaid, and that the seal affixed to the preceding instrument is the Corporate Seal of said Company, and that the 
said Corporate Seal and their signatures as such officers were duly affixed and subscribed to the said instrument by the authority and direction of the 


said Corporation. 
IN TESTIMONY WHEREOF, I have hereunto set my hand and affixed by Official Seal, at the City of Baltimore, the day and year first above writte 


> 






Notary Public Commission Expires 
CERTIFICATE 


I, the undersigned, Assistant Secretary of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, do hereby certify that the original Power of 
Attorney of which the foregoing isa full, true and correct copy, is in full force and effect on the date of this certificate; and I do further certify that the 
Vice-President who executed the said Power of Attorney was one of the additional Vice-Presidents specially authorized by the Board of Directors to 
appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Laws of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND. 

This Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND at a meeting duly called and held on the 16th day of July, 1969. 

RESOLVED: ‘That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether made heretofore or 
hereafter, wherever appearing upon a certified copy of any power of attorney issued by the Company, shall be valid and binding upon the Company 





with the same force and effect as though manually affixed.” 
IN TESTIMONY WHEREOF, I have hereunto subscribed my name and affixed the corporate seal of the said Company, this..... DELE day 
P NIE roi A ee 19.8.9... 


L1428a—Cf. -044-2989 





PAD XATIN DOINEANN E AAA AATA E TLD E TANA A T COAT AN DUY 


NON-COLLUSION AFFIDAVIT 


The Bidder, by its officers and Ae c D "oS. ef) 

MUN UT MURRRM————M————————M——————ÓMMMÓÓMMMMÀÓM—M—— MM MÉÁÉÉÁÓÁÉ——ÁÓÁMÁ 
agents or representatives present at the time of filing this bid, being duly 
sworn on their oaths, say that neither they nor any of them have in any way, 
directly or indirectly, entered into any arrangement or agreement with any other 
bidder, or with any public officer of such City of Fort Wayne, Indiana, whereby 
such affiant or affiants or either of them, has paid or is to pay to such other 
bidder or public officer any sum of money, or has given or is to give such 
bidder or public officer anything of value whatever, or such affiant or affiants 
or either of them has not directly or indirectly, entered into any arrangement 
or agreement with any other bidder of bidders, which tends to or does lessen or 
destroy free competition in the letting of the contract sought for by the 
attached bids, that no inducement of any form or character other than that which 
appears upon the face of the bid will be suggested, offered, paid or delivered 
to any person whomsoever to influence the acceptance of the said bid or awarding 
of the contract, nor has this bidder any agreement or understanding of any kind 
whatsoever, with any person whomsoever to pay, deliver to, or share with any 
other person in any way or manner, any of the proceeds of the contract sought by 


this bid. 
Ab psg un Cone es TE. 


uu P ee EOS 
| S Goestoe 


A ster > 
Subscribed and sworn to before me NER Me) 
EN E) 


this day of Lo ] 
om 
| MCI Ty pe Qk 


Subscribed amd sworn to before me by 
this day of 






My Commission Expires: 











My Commission Expires: 
Notary Public 
Resident of County, IN 





Subscribed and sworn to before me by 





this day of ; j 229 E EE 25 ut 





My Commissioa Expires: 
Notary Public 
Resident of County, IN 





Contract No. 


CERTIFICATE IN LIEU OF FINANCIAL STATEMENT 


I o JT E. /C- YQ , the 


(name) 
ey. Ost” of A: ps ki Co ed Fe C o EM 


(position) x (company) 





hereby certify: 

(1) That the Financial Statement of said company, dated the 22.0 
day of ELA , 19577 iov on file in the office of the Board of 
Public Works of the City of Fort Wayne, Indiana, which Financial Statement is by 
reference incorporated herein and made a part hereof, is a true and correct 
statement and accurately reflects the financial condition of said company as-of 
the date hereof; 

(2) That I am familiar with the books of said company showing its financial 
condition and am E PE to make this certificate on its behalf. 


Dated: _ -D -75 Cg Rie TUE 


(signature) 


SUESCRIBED AND SWORN TO before me, a Notary Public, in and for said 


County and State, this “7 TA day of fu DEF D kd Piae ; 








My commission expires: 





CERTIFICATION OF NON-SEGREGATED FACILITIES 


Each bidder is required to submit with his bid a fully executed 
Certificate of Non-Segregated Facilities. ; 


CERTIFICATION OF NON-SEGREGATED FACILITIES 


The bidder certifies that he does not maintain or provide 
for his employees any segregated facilities at any of his 
establishments, and that he does not permit his employees to 
perform their services at any location, under his control, where 
segregated facilities are maintained. The bidder certifies 
further that he will not maintain or provide for his employees 
any segregated facilities at any of his establishments, and that 
he will not permit his employees to perform their services at any 
location under his control where segregated facilities are 
maintained. The bidder agrees that a breach of this certifi- 
cation will be a violation of the Equal Opportunity clause in any 
contract resulting from acceptance of this bid. As used in this 
certification, the term "segregated facilities" means any waiting 
rooms, work area, restrooms and washrooms, restaurant or dressing 
areas, parking lots, drinking fountains, recreation or entertain- 
ment areas, transportation, and housing facilities provided for 
employees which are segregated by explicit directive or are in 
fact segregated on the basis of race, color, religion, or 
national origin, because of habit, local custom, or otherwise. 
The bidder agrees that (except where he has obtained identical 
certification from proposed subcontractors for specific time 
periods) he will obtain identical certification from proposed 
subcontractors prior to the award of subcontracts exceeding 
$10,000 which are not exempt from the provisions of the Equal 
Opportunity clause, and that he will retain such certifications 
in his files. 


Note: The penalty for making false statements in offers is 
prescribed in 18 U.S.C. 1001. 


Pd 
Date: B A ji 1998 N CRS NOD Qs cvegTz. 
Name of Bidder) 
By (Bees 
Official Address (including Wee E 
ZIP code): 
Title 
CSAs m 4802 VR. 
SADA 4C $05 


It is the policy of PS ED | POW te Sg OO that 
(Company) 


equal employment opportunity be afforded to all qualified persons 
without regard to race, religion, color, sex, or national origin. 


In support of this policy Al ope) Fu Ges7t will not 
; (Company) 


discriminate against any employee or applicant for employment 
because of race, religion, color, sex, or national origin. : 


The A e rnt Cows ete will take affirmative action 
(Company) 


to insure that applicants are employed and that employees are 
treated during employment without regard to their race, religion, 
color, sex, or national origin. Such action will include but 
not be limited to: 


RECRUITMENT, ADVERTISING OR SOLICITATION FOR EMPLOYMENT, 
HIRING, PLACEMENT, UPGRADING, TRANSFER OR DEMOTION, SELEC- 
TION FOR TRAINING INCLUDING APPRENTICESHIP, RATES OF PAY OR 
OTHER FORMS OF COMPENSATION, LAYOFFS OR TERMINATION. 


Aaa Cow ARATE C reo 
(Name of Company) 


CoN ud 


(Signature of Company Official) 


aat ico 
(Date) 





IT DN RR BOE oT gg TU eurn ee sea 
PST coU Re ne 





“version 1: 5/1/85 


| CONTRACTOR: n ps KEJ) B o 





ITEMIZED PROPOSAL 














































































































PROJ FAIRFIELD NSA, PHASE I RES. NO: 6031-85 
(HARRISON ST:WILDWOOD TO PONTIAC) 
ITEM | ITEM | QUANTITY | UNIT|UNIT COST | AMOUNT 
NO. | | | | ($) | (S) 
1 |Curb Removal | 2290. HIT $1 Oo | 00 
uS |a pe A eR use o due 
2 |New Curb Type III | 2290 rE Le . pos «o | 
(ou t. La ce Dua e ca Wa ia ee P 
3 |Concrete Removal | 2250 sy 3 o | oo 
-r sucrere SE —reres-fez—| |S = 
4 |Concrete Sidewa 0485 |s cul 
nod ac mo m o c a ee | es coe E 
5 |Conc.Curbface Walk & Wingwalk 6" | 820 |sf | nod | oo 
amie te (Dri ) | TW. | —_|/ foe — 
oncrete rives (0) sy | eo 
MEN | L e) gg duo de 
7 |8" Concrete (Alley) | 75 Dey e] so | MON V 
Rc dup Mu AM TA Suae quM cto aie tO | Oye. ee 
8 |Top Soil | 600 |ton | o6 | eo 
— | iw cix |t qom dos 
9 |Seed, Mulch, Fert. | 1800 |sy | go | 
f eer] pus pd] | 4440 A 
10 |Asphalt (Seal Curbs) | 290- ton | ce | oo 
uS | WOES das A 2. om 
11 |#53 Stone 320 | ton! o ot 
Bee | [ wm 3.2.40 
12 tre Ie 1 |ea 7009 700 oo 
L3 i c 
| atch Basin 1 2 |ea / 250 2260 2 
14 |Casting Adjust to Grade 3 |ea 
| g Adj jo 270 
15 |Retaining Wall Len IT e 
7 Eip Koc 
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TOTAL: £O (3f. Bae 


Sheet 1 of 1 


Note: Contractor will be paid on measured quantities only at unit price bid 
bid. 
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, : ' ‘ BONN ey eine ae ae 
Fidelity and Deposit Company 
HOME OFFICE OF MARYLAND BALTIMORE, TRE NS 


Performanee Bond 


KNOW ALL MEN BY THESE PRESENTS: 


ec ML IH C MER Ce UM EE UU T MD EE C Mr FM UN To EL I ERR. MN , 


as Principal, hereinafter called Contractor, and FIDELITY AND DEPOSIT COMPANY OF MARYLAND, a corpora- 
tion of the State of Maryland, with its home office in the City of Baltimore, Maryland, U. S. A., as Surety, 


hereinafter called Surety, are held and hemi bound Unto ocu. eulx re e ger ih nd or 
DE trc Juni EE terc Ac e dL IER a LLgy mE fort: Wayne. . TeS c 2 uc Ls 


í 5 (Here insert the name and address or legal title of the Owner) 
as Obligee, hereinafter called Owner, 


Dollars ($.60,198. 75. -———--—-- ; for the payment whereof Contractor and Surety bind themselves, 
their heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 


WHEREAS, Contractor has by written apreenientidated r: vi Deme ees S ooo rn 195.3 ; 
entered into a contract with Owner for... FAIRFIELD NSA, PHASE I 


e RS NNI CITY QR PORU WAYNE eer E 


1 ; (Here insert name, title and address) 
which contract is by reference made a part hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Contractor 
shall promptly and faithfully perform said contract, then this obligation shall be null and void; otherwise 
it shall remain in full force and effect. 


The Surety hereby waives notice of any alteration or extension of time made by the Owner. 


Whenever Contractor shall be, and declared by Owner to be in default under the Contract, the Owner 
having performed Owner's obligations thereunder, the Surety may promptly remedy the default, or shall 
promptly 

(1) Complete the Contract in accordance with its terms and conditions, or 


(2) Obtain a bid or bids for completing the Contract in accordance with its terms and condi- 
tions, and upon determination by Surety of the lowest responsible bidder, or, if the Owner elects, upon 
determination by the Owner and Surety jointly of the lowest responsible bidder, arrange for a contract 
between such bidder and Owner, and make available as work progresses (even though there should be 
a default or a succession of defaults under the contract or contracts of completion arranged under this 
paragraph) sufficient funds to pay the cost of completion less the balance of the contract price; but not 
exceeding, including other costs and damages for which the Surety may be liable hereunder, the amount 
set forth in the first paragraph hereof. The term “balance of the contract price," as used in this para- 
graph, shall mean the total amount payable by Owner to Contractor under the Contract and any 
amendments thereto, less the amount properly paid by Owner to Contractor. 


Any suit under this bond must be instituted before the expiration of two (2) years from the date on 
which final payment under the contract falls due. 


No right of action shall accrue on this bond to or for the use of any person or corporation other than 
the Owner named herein or the heirs, executors, administrators or successors of Owner. 


Signed and sealed this... ISER Oll day of... AUgBUSE — 0 A.D. 19.85. 
FERRER: SUM HIPSKIND NEUE CORPORATION 
; y SERM, Ney (Sean) 
mE Principal 
adc d Ee X e aar xs E aO EAA, RL WO MY. 
Title 





FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


D NEUE By. e od sns Hef SEAL) 
" : \ 





Terrence J. Ward 





LS 
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Power oF Attorney 


- FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


HOME OFFICE, BALTIMORE, MD. 


KNOW ALL MEN By THESE PRESENTS: That the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, a corporation of the 
State of Maryland, by C. M. PECOT, JR. , Vice-President, and C. W. ROBBINS ; 
Assistant Secretary, in pursuance of authority granted by Article VI, Section 2, of the By-Laws of said Company, which 
reads as follows: 


“The Chairman of the Board, or the President, or any Executive Vice-President, or any of the Senior Vice-Presidents or Vice-Presidents 
specially authorized so to do by the Board of Directors or by the Executive Committee, shall have power, by and with the concurrence of the Secretary 
or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents and Attorneys-in-Fact as the business of the 
Company may require, or to authorize any person or persons to execute on behalf of the Company any bonds, undertakings, recognizances, 
stipulations, policies, contracts, agreements, deeds, and releases and assignments of judgements, decrees, mortgages and instruments in the nature of 
mortgages, ... and to affix the seal of the Company thereto." 


does hereby nominate constitute and appoint Oscar C. Mitson, Terrence J. Ward, Chris Mitson and 
Marcia S. Dunwiddie, all of Fort Wayne, Indiana, EACH.......... eee eee en 






te and lawful agent and Attorney-in-Fact, to make, execute, seal and deliver, for, and on its behalf as surety, and as 
its act and deed: any and all bonds and undertakings, each in a penalty not to exceed 
the sum of TWO HUNDRED FIFTY THOUSAND DOLLARS ($250,000).. d 


"**"ot*92069991020200002282996 





€ execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes, as if they had been duly executed and acknowledged by the 
regularly elected officers of the Company at its office in Baltimore, Md., in their own proper persons. 


This power of attorney revokes that issued on behalf of Oscar C. Mitson, etal, 
dated, June 1, 1982. s 


The said Assistant Secretary does hereby certify that the aforegoing is a true copy of Article VI, Section 2, of the By-Laws of said Company, and is 


now in force. . 
IN WITNESS WHEREOF, the said Vice-President and Assistant Secretary have hereunto subscribed their names and 
affixed the Corporate Seal of the said FIDELITY AND DEPOSIT COMPANY OF MARYLAND, this ..... 26th. sos day 


Eni E UM , A.D. 19..84.... 





Assistant Secretary 





STATE OF MARYLAND l $5: 
CiTY OF BALTIMORE ; . + ^ai 
On this 26th day of July ,A.D. 19 84  , before the subscriber, a Notary Public of the'State of Maryland, in 


and for the City of Baltimore, duly commissioned and qualified, came the above-named Vice-President and Assistant Secretary of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND, to me personally known to be the individuals and officers described in and who executed the preceding instrument, 
and they each acknowledged the execution of the same, and being by me duly sworn, severally and each for himself deposeth and saith, that they are 
the said officers of the Company aforesaid, and that the seal affixed to the preceding instrument is the Corporate Seal of said Company, and that the 
said Corporate Seal and their signatures as such officers were duly affixed and subscribed to the said instrument by the authority and direction of the 
said Corporation. : Ns 

IN TESTIMONY WHEREOF, I have hereunto set my hand and affixed by Official Seal, at the City of Baltimore, the day and year first above writte 









CERTIFICATE 


I, the undersigned, Assistant Secretary of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, do hereby certify that the original Power of 
Attorney of which the foregoing is a full, true and correct copy, is in full force and effect on the date of this certificate; and I do further certify that the 
Vice-President who executed the said Power of Attorney was one of the additional Vice-Presidents specially authorized by the Board of Directors to 
appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Laws of the FIDELITY AND Deposit COMPANY OF MARYLAND, 

This Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND at a meeting duly called and held on the 16th day of July, 1969. 

RESOLVED: ""That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether made heretofore or 
hereafter, wherever appearing upon a certified copy of any power of attorney issued by the Company, shall be valid and binding upon the Company 
with the same force and effect as though manually affixed.” 

IN TESTIMONY WHEREOF, I have hereunto NT my name and affixed the corporate seal of the said Company, this... Z D... day 





L1428—crt, 7044-2989 
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Fidelity and Deposit Company 
HOME OFFICE OF MARYLAND BALTIMORE, MD. 21203 


Labor and Material Payment Bond 


Note: This bond is issued simultaneously with Performance Bond in favor 
of the owner conditioned on the full and faithful performance of the contract. 


KNOW ALL MEN BY THESE PRESENTS: 


as`Principal, hereinafter called Principal, and FIDELITY AND DEPOSIT COMPANY OF MARYLAND, a corpora- 
tion of the State of Maryland, with its home office in the City of Baltimore, Maryland, U. S. A., as Surety, 


hereinafter called Surety, are held and firmly bound unto... LLL 


i n (Here insert the name and address or legal title of the Owner), 3 
as Obligee, hereinafter called Owner, for the use and benefit of claimants as hereinbelow defined, 


(Here insert a sum equal to at least one-half Of the contract price) 
Dollars ($ ), for the payment whereof Principal and Surety bind themselves, 
their heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 






CITY 


[ : (Here insert full name, title and address) 
which contract is by reference made a part hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Principal shall promptly make pay- 
ment to all claimants as hereinafter defined, for all labor and material used or reasonably required for use in the performance of 
the Contract, then this obligation shall be void; otherwise it shall remain in full force and effect, subject, however, to the following 
conditions: 

1. A claimant is defined as one having a direct contract with the Principal or with a sub-contractor of the Principal for labor, 
material, or both, used or reasonably required for use in the performance of the contract, labor and material being construed to 
include that part of water, gas, power, light, heat, oil, gasoline, telephone service or rental of equipment directly applicable to the 
Contract. 

2. The above named Principal and Surety hereby jointly and severally agree with the Owner that every claimant as herein 
defined, who has not been paid in full before the expiration of a period of ninety (90) days after the date on which the last of such 
claimant's work or labor was done or performed, or materials were furnished by such claimant, may sue on this bond for the use 
of such claimant, prosecute the suit to final judgment for such sum or sums as may be justly due claimant, and have execution 
thereon. The Owner shall not be liable for the payment of any costs or expenses of any such suit. 

3. No suit or action shall be commenced hereunder by any claimant: 

(a) Unless claimant, other than one having a direct contract with the Principal, shall have given written notice to any 
two of the following: The Principal, the Owner, or the Surety above named, within ninety (90) days after such claimant did 
or performed the last of the work or labor, or furnished the last of the materials for which said claim is made, stating with 
substantial accuracy the amount claimed and the name of the party to whom the materials were furnished, or for whom the 
work or labor was done or performed. Such notice shall be served by mailing the same by registered mail or certified mail, 
postage prepaid, in an envelope addressed to the Principal, Owner or Surety, at any place where an office is regularly main- 
tained for the transaction of business, or served in any manner in which legal process may be served in the state in which the 
aforesaid project is located, save that such service need not be made by a public officer. 

(b) After the expiration of one (1) year following the date on which Principal ceased work on said Contract, it being 
understood, however, that if any limitation embodied in this bond is prohibited by any law controlling the construction hereof 
such limitation shall be deemed to be amended so as to be equal to the minimum period of limitation permitted by such law. 

(c) Other than in a state court of competent jurisdiction in and for the county or other political subdivision of the state 
in which the project, or any part thereof, is situated, or in the United States District Court for the district in which the project, 
or any part thereof, is situated, and not elsewhere. 

4. The amount of this bond shall be reduced by and to the extent of any payment or payments made in good faith here- 
under, inclusive of the payment by Surety of mechanics’ liens which may be filed of record against said improvement, whether or 
not claim for the amount of such lien be presented under and against this bond. 


Signed and sealed this... E EU eun HM s dayof August |... .. ... A.D. 19.85. 


In th E. 
n e presence o * Tx i D ae B 











oe) EAM] Y cere 
Terrence J. 
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Power of Attorney 


re . FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


HOME OFFICE, BALTIMORE, MD. 


KNOW ALL MEN By THESE PRESENTS: That the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, a corporation of the 
State of Maryland, by C. M. PECOT, JR. , Vice-President, and C. W. ROBBINS ; 
Assistant Secretary, in pursuance of authority granted by Article VI, Section 2, of the By-Laws of said Company, which 
reads as follows: 


“The Chairman of the Board, or the President, or any Executive Vice-President, or any of the Senior Vice-Presidents or Vice-Presidents 
specially authorized so to do by the Board of Directors or by the Executive Committee, shall have power, by and with the concurrence of the Secretary 
or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents and Attorneys-in-Fact as the business of the 
Company may require, or to authorize any person or persons to execute on behalf of the Company any bonds, undertakings, recognizances, 
stipulations, policies, contracts, agreements, deeds, and releases and assignments of judgements, decrees, mortgages and instruments in the nature of 
mortgages, .., and to affix the seal of the Company thereto." P 


does hereby nominate constitute and appoint Oscar C. Mitson, Terrence J. Ward, Chris Mitson and 
Marcia S. Dunwiddie, all of Fort Wayne -Indianas EACH. oot I gues cde eee 






ue and lawtul agent and Attorney-in-Fact, to make, execute, seal and deliver, for, and on its behalf as surety, and as 
its act and deed: any and all bonds and undertakings, each in a penalty not to exceed 
the sum of TWO HUNDRED FIFTY THOUSAND DOLLARS ($250,000) "et: 2828090 . 








e execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes, as if they had been duly executed and acknowledged by the 
regularly elected officers of the Company at its office in Baltimore, Md., in their own proper persons, 


This power of attorney revokes that issued on behalf of Oscar C. Mitson, etal, 
dated, June 1, 1982. 


^ 
> 


The said Assistant Secretary does hereby certify that the aforegoing is a true copy of Article VI, Section 2, of the By-Laws of said Company, andis 
now in force. . 


IN WITNESS WHEREOF, the said Vice-President and Assistant Secretary have hereunto subscribed their names and 


, A.D. 19.84... 








: Assistant Secretary 
STATE OF MARYLAND l ss: 
CITY OF BALTIMORE : : pa 
On this 26th day of Ju ly „A.D. 19 84  ,before the subscriber, a Notary Public of the'State of Maryland, in 


and for the City of Baltimore, duly commissioned and qualified, came the above-named Vice-President and Assistant Secretary of the FIDELITY AND 
Deposit COMPANY OF MARYLAND, to me personally known to be the individuals and officers described in and who executed the preceding instrument, 
and they each acknowledged the execution of the same, and being by me duly sworn, severally and each for himself deposeth and saith, that they are 
the said officers of the Company aforesaid, and that the seal affixed to the preceding instrument is the Corporate Seal of said Company, and that the 
said Corporate Seal and their signatures as such officers were duly affixed and subscribed to the said instrument by the authority and direction of the 
said Corporation. ? Cae 

IN TESTIMONY WHEREOF, I have hereunto set my hand and affixed by Official Seal, at the City of Baltintore, the day and year first above writte 








CERTIFICATE 


I, the undersigned, Assistant Secretary of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, do hereby certify that the original Power of 
Attorney of which the foregoing isa full, true and correct copy, is in full force and effect on the date of this certificate; and I do further certify that the 
Vice-President who executed the said Power of Attorney was one of the additional Vice-Presidents specially authorized by the Board of Directors to 
appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Laws of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, 

This Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND at a meeting duly called and held on the 16th day of July, 1969. . 

RESOLVED: "That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether made heretofore or 
hereafter, wherever appearing upon a certified copy of any power of attorney issued by the Company, shall be valid and binding upon the Company 
with the same force and effect as though manually affixed." 

IN TESTIMONY WHEREOF, I have hereunto subscribed my name and affixed the corporate seal of the said Company, this... 2. D....... day 


o iss COcpusgto a EA ,19...85 


L142@—crt, 7044-2989 
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« TITLE OF ORDINANCE Contract for Res. 6031-85, Fairfield NSA, Phase I, 
Curbs & Sidewalks 
DEPARTMENT REQUESTING ORDINANCE | Board of Public Works & Safety 


SYNOPSIS OF ORDINANCE The Contract for Res. #6031-85, Fairfield NSA,Phase I, 

—— OO M —Ó— M — s 

is for curbs and sidewalks on Harrison Street from Wildwood Avenue to 
Pontiac Street. Hipskind Concrete is the contractor. 


Prior Approval received on August 13, 1985. 


X Z7 Of -& 

















———————————————————————————————————————————————————————————— 


EFFECT OF PASSAGE Improvement of above area. 


————————————————————————————————————————————————————————————— 


EFFECT OF NON-PASSAGE 


—_—_ a 


————————————————————————————————————————————————————————————— 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) 260,198; 75 


ASSIGNED TO COMMITTEE 





BILL NO. S-85-08-42 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 
WE, YOUR COMMITTEE ON aguante TO WHOM WAS 


REFERRED AN (ORDINANCE) (RRSSEWTXSNXx approving a Contract for - 
Res. #6031-85 - Fairfield NSA Phase I, with Hipskind Concrete, 


in connection with the Board of Public Works and Safety 





£5. 
HAVE HAD SAID (ORDINANCE)  (RESQRWWEXQNI UNDER CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(RESOLUTION) 


ló 


SAMUEL J.. TALARICO 
CHAIRMAN i 


CHARLES B. REDD 
“VICE CHAIRMAN 


PAUL M. BURNS 
DONALD J. SCHMIDT 
` THOMAS C. HENRY 


CONCURRED IN g-/2?- m ' SANDRA E. KENNEDY 


CITY CLERK 





